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PUBLIC WORKS DEPARTMENT 
(BUILDING AND ROADS BRANCH ) 

AMBALA CIRCLE 

The 24th July , 2003 
No. SE /PWD , B & RAMBALAICZC / 1764.- Minutes of the meeting of the Central Zonal Committee on 
Haryana Public Works Department, Schedule of Rates , 1988 Second Edition held on 8th August, 2002 at Ambala Cantt . 
and approved by the Direction Committee of Chief Engineers received vide Engineer- in -Chief, Haryana, P.W.D., B & R 
Branch , Chandigarh No. 402-408 /SR Cell , dated 27th June, 2003 . 

FOLLOWING MEMBERS WERE PRESENT : 


Convener : 


Sh . D.D.GOEL , 
Superintending Engineer, Ambala Circle , 

P.W.D. (B. & R Branch ), Ambala Cantt. 
Members : 

1. Sh . K.G. GUPTA , 

Superintending Engineer , 

P.W.D. (B & R Branch ), Hisar. 
2 : Sh . R K. GOEL , 

Superintending Engineer, National Highway Circle , 

P.W.D. (B.& R . Branch ), Karnal. 
3. Sh.B.N. LAL , 

Superintending Engineer , Mechanical Circle , 

P.W.D. ( B . & R.Branch ),Karnal. 
4. Sh.R.P. GARG , 

Superintending Engineer, Electrical Circle, 

P.W.D. (B. & R . Branch ), Karnal. 
5. Sh . K.K. KHOSLA , 

Superintending Engineer, 

Public Health Circle , Hisar. 
6. Sh .R.K. TREHAN , 

Superintending Engineer, 

P.W.D., Public Health Circle , Ambala Cantt . 
7. Sh . V.P. GUPTA , 

Superintending Engineer, 

Public Health Circle , Rohtak . 
8. Sh .M.M. LAL ARORA , 

Executive Engineer, on behalf of Superintending Engineer , 

Yamuna Water Services Circle, Karnal . 
9. Sh.P.C. NASA , 

Superintending Engineer, 
| Bhakra Water Services Circle , Kaithal. 
10. Sh.P.C. ROHILA , 

Superintending Engineer , 

Construction Circle , I.B., Karnal. 
11. Sh.P.C. KATARIA , 

Superintending Engineer , 

Construction Circle , I.B., Hisar . 
12. Sh .K. K , GUPTA , (Special Invitee ) 

Superintending Engineer (Roads)-cum -Superintending Engineer, Chandigarh Circle , 

P.W.D., (B. & R . Branch ), Chandigarh . 
The Direction Committee of Chief Engineers has approved the fixation of the following premia on various 
chapters of Haryana Public Works Department, Schedule of Rates 1988 , 2nd edition . These premia wil be applicable 


. 
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from the date of publication in the Haryana Govt. Gazette . 


Description 


Premia Fixed 


Chapter 
No. 


Through Rate 


Labour Rate 


2 


3 


1 . 


(a ) Daily Wages 


The rate to be paid as per minimum wages 
Act only in Case of items not covered in 
minimum wages Act, respective D.C. s 
rates to be applicable . 

No. Rates Fixed 

Nil 


2 . 


3 . 


4 . 


250 % above 


210 % above 


5 . 


As per separate sheet 

110 % above 


6 . 


250 % above 


7 . 


8 . 


90 % above 
700 % above 

220 % above 
200 % above 200 % above 

250 % above 

250 % above 
175 % above 225 % above 
170 % above 170 % above 
200 % above 200 % above 
120 % above 

140 % above 


Monthly Wages 
Materials 
Loading and unloading 
(a ) Item No. 4.1 , 4.2 , 4.5 , 4.9, 4.10 (b ), 4.13, 4.20 to 4.24 

and 4.25 (a ) 
(b ) All other items except item No. 4.1 , 4.2 , 4.5 , 4.9 , 

4.10 (6 ), 4.13 , 4.20 to 4.24 and 4.25 (a ) 
Carriage 
(a ) Item No. 5.2 (Bymechanical transport ) 
(b ) All items other than item 5.2 
Earth Work 
(a ) Item No. 6.1 to 6.6 except Item No. 6.2 (g) (iv ), 

6.2 (g ) (v ) and 6.4 
(6 ) Item No.6.2 (g )(iv ) and 6.2 (g ) (v) (compaction ) 

c) Item No. 6.4 (Earth Compensation ) 
(d ) Item No. 6.7 to 6.14 and 6.16 to 6.27 
( e ) Item No. 6.15 (a ) and (b ) ( Anti Termite ) 
Rock Cutting 
Demolition 
Centring and Shuttering 
Concrete 
Brick Work 
Stone Masonry 
Hoisting and Roofing 
(a ) All items except item No. 13.11, 13.13, 13.14 

and 13.43 to 13.49 
(b ) Item No. 13.11, 13.13 & 13.14 (Terracing) 
(c ) Item No. 13.43 to 13.49 (C.I. items) 
Flooring and Dados 
(a ) All items except item No. 14.19 to 14.24 , 

and 14.48 to 14.70 
(b ) Item No. 14.19 to 14.24 (Brick Flooring ) 
(c) Item No. 14.48 to 14.61 ( Tiles glazed / stones 

other than Kotah ) 

Item No. 14.62 to 14.66 (Kotah Stones items) 
e) Item No. 14.67 to 14.70 (Wooden Flooring) 
Plastering & rointing 
Painting , Varnishing , White Washing /Distempering 
Wood Work 


9 . 


10 . 


11. 


12 . 


13 . 


100 % above 


120 % above 


200 % above 
120 % above 


200 % above 
85 % above 


14 . 


160 % above 


160 % above 


200 % above 


200 % above 
80 % above 


80 % above 


100 % above 


100 % above 
200 % above 
180 % above 
110 % above 


15 . 


16 . 


200 % above 
200 % above 
120 % above 
160 % above 
120 % above 


17 . 


150 % above 


18 . 


Steel and Iron Work 


130 % above , 
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$ 


* " 1 " 


2 


3 


170 % above 


170 % above 


200 % above 
200 % above 
200 % above 


200 % above 
200 % above 


FIA 


85 % above 


wi 


1 


225 % above 


150 % above 


150 % above 


19.* " Lining 

(a ) All items except item No. 19.7 , 19.8 , 19.24 , 

19.26 and 19.29 
* (b ) Item No. 19.7, 19:8 , 19.24 , 19.26 and 19.29 
-20 ..... Outlets . 
21. Pile Foundations 
22 . 

Well Sinking 
23 . River and Canal Protection Work 

(a) Item No. 23.39 only . (Dümping Stone) 
(b ) Labour rate of itemsexcept item No. 23.39 
(c ) Through rate of all items except item no . 23.1 to 23.8 , 

23.10 to 23.37 & 23.39 to 23.47 
24 . Road Work 

( a ) Labour rate of all items 

(b ) Through rate of Item No. 24.34 to 24.36 & 24.38 
25 . Maintenance of Furniture 
26 . Miscellaneous 
27 . Quantities ofMaterials 
28 . Water Supply for Plains 

(a ) All items except item No. 28.1 to 28.6 , 28.18 to 28.19 

& 28.50 
(b ) Item No. 28.1 to 28.6 , 28.18 to 28.19 & 28.50 (b ) to ( e ) 

(c ) Item No. 28.50 (a ) only 
29 . Sewerage and Drainage 

(a ) Item No. 29.1, 29.2 and 29.25 to 29.51 


180 % above 


180 % above 
125 % above 150 % above 

100 % above 


Noʻrates involved 


100 % above 


150 % above 
550 % above 


40 % above 


170 % above 


170 % above 


200 % above 


200 % above 


... 


30 . 


120 % above 


120 % above 


150 % above 


.150 % above 


160 % above 


160 % above 


(b ) Item No. 29.52 to 29,56 
(c) All other except item No. 29.1, 29.2 & 29.25 

to 29.56 
Sanitary Installations 
(a ) All items except item No. 30.84 to 30.94 and 

30.114 (6 ) and ( d ) 
(0 ) Item No. 30.84 to 30.86 , 30.88 to 30.91 , 

30.114 ( 6 ) and (d ) 
(© ) Item No. 30.87, 30.92 to 30.94 
Electric Installations 
(a ) Item No. 31.12 (c ) and (d ), 31.15 to 31,16 
(6 ) Item No. 31.17 
( c ) Item No. 31.18 (xxxi) 
(d ) Item No. 31:25 to 31.29 
(e ) Item No. 31.34 
( ) * All other itemsexcept item No. 31.12 (c) & (d), 

31.15 to 31.1 ?, 31.18 (xxxi), 31.25 to31.29 & 
31.34 


31. 


i 


50 % above 
30 % above 
45 % above 


70 % above 


60 % above 
80 % above 80 % above on item 

No. 31.1 to 31.7 & 
31.21 (i) to ( xxvii) 

only 

Not fixed 
115 % above 

115 % above 


32 . 
33. 


Working Charges ofMachinery 
Horticulture 
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1 


2 


3 


34 . 


Bearing of Bridges 
(a ) All items except item No. 34.7 , 34.10 and 34.11 
(b ) Item No. 34.7 (Neoprene Bearings ) 
(C) Item No. 34.10 and 34.11 (Expansion joints ) 


60 % above 
30 % above 


III 


+ 


APPLICABLE STOCK ISSUE RATES 
(a) Cement Rs. 129.00 per bag of 50Kg. including cost of empty cementbag plus 3 % storage charges. 
(6 ) Fe -415 Steel : Rs. 18,000 /- Per metric tonne plus 3 % storage charges. 


CHAPTER NO . 5 
CARRIAGE (ITEM NO . 5.2 ) 


Sr. 


Lead upto 


Premia Fixed 


No. 


11 


2 


3 


1 K.M. 


153 % 


1 . 
2 , 


3 . 


4 . 


2K.M. 
3 K.M. 
4 K.M. 
5 K.M. 
6 K.M. 


5 . 


6 . 


7 . 


7 KM . 


8 


8 K.M. 


152 % 
151 % 
150 % 
149 % 
148 % 
147 % 
145 % 
144 % 
143 % 
142 % 
141 % 
140 % 
139 % 
137 % 


9 . 


9K.M. 


10 . 


10 K.M. 
11 K.M. 


11. 


12 . 


12 K.M. 


13 . 


14 . 
15 . 
16 . 
17 . 
18 . 


136 % 
135 % 
134 % 


19. 


13 K.M. 
14 K.M. 
15 K.M. 
16 K.M. 
17 K.M. 
18 K.M. 
19 K.M. 
20 K.M. 
21 K.M. 
22 K.M. 
23 K.M. 
24 K.M. 
25 K.M. 
26 K.M. & Above 


20 . 


21 . 
22 . 


133 % 
132 % 
130 % 
129 % 
128 % 
127 % 
126 % 
125 % 


23 . 


24 . 


25 . 


26 . 


S.S. GOEL , 
Convener, Central Zonal Committee , 
Haryana, P.W.D., Schedule of Rates and 

Superintending Engineer, 
Ambala Circle, P.W.D. (B. & R. Branch ), Ambala Cantt . 


